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NOTICE  OF  FINAL  PASSAGE 

FUe  No.  10759-10    Ord.  No.  9566 

(Series  of  1!>3W 
APr RO VIN G  REDEVELOPMENT 

FOK  SOUTH  BASIN  PROVhl)  RE- 
nrVFLOPMENT  PROJECT  AREA 
F  1  AND  DESIGNATING  SAME  AS 
THE  OFl  ICiAl  REDEVELOPMENT 
?LAN   FOR   SAID  PROJECT  AREA. 

I  hereby  certify  that  the  foregoing 
ordina^c^was  read  f°r  tlje  second 
time  and  finally  passed  by  the  Boara 
of  Supervisors  of  the  City  and  County 
of  San  Francisco  at  its  meeting  of 
March  12,  1956  ^  mcGRATH  , 

Cleric, 

Approved.  Ma-^GE'cHEisTOPHER. 
mar  17.  1956-lt  Mayor. 


File  No.  10759-10  Ordinance  No.— 

(Scries  of  lUItH) 

APPROVING  REDEVELOPMENT  PLAN 
FOR  SOUTH  BASIN  APPROVED  RE- 
DEVELOPMENT PROJECT  ARJCA  F-i; 
AND  DESIGNATING  SAME  AS  THE 
OFFICIAL  REDEVELOPMENT  PLAN 
FOR  SAID  PROJECT  AREA. 

Be  it  Ordained  by  the  People  of  the 
City  and  County  of  San  Francisco: 

Section  1.  APPROVAL.  The  Board  of 
Supervisors  of  the  City  and  County  of 
San  Francisco  having  duly  considered 
the  Redevelopment  Plan  for  South  Basin 
Approved  Redevelopment  Project  Area 
F-1  submitted  to  it  by  the  Redevelopment 
Agency  of  the  City  and  County,  and  all 
'  evidence  and  testimony  for  or  against 
.  the  adoption  thereof,  said  R;edevelopment 
Plan  is  hereby  adopted  and  approved. 

Section  2.    INCORPORATION  G'F  RE- 
DEVELOPMENT PLAN  BY  REFERENCE' 
The  Redevelopment  Plan  for  South  Basin 
Approved    Redevelopment   Project  Area 
F-i  consists  of  Part  I,  text,  and  Part  II 
a  series  of  Maps  entitled: 
A— Site  Development  Plan 
B— Streets 
C — Easements 
D — Acquisition 
a  copy  of  said  Redevelopment  Plan  is 
on  file  in  the  office  of  the  Clerk  of  the 
Board   of  Supervisors  of  the  City  and 
County  of  San  Francisco,  Is  designated 
Exhibit  No.  PI  and  is  incorporated  in 
and  made  a  part  of  this  ordinance  with 
the  same  force  and  effect  as  though  set 
forth  fully  herein. 

The  Redevelopment  Plan  hereby  ap- 
proved is  supported  by  supplementary 
information,  material,  data,  reports  and 
recommendations,  copies  of  which  are 
on  file  in  the  office  of  the  Clerlt  of  the 
Board  of  Supervisors 

Section  3.  BOUNDARIES.  The  bounda- 
ries of  the  Project  Area  are  described  on 
the  map  entitled  "Map  A— Site  Develop- 
ment Plan"  by  the  heavy  dashed  lines 
as  designated  thereon.  The  legal  de- 
scription of  the  boundaries  of  the  Project 
Area  is  as  follows: 

All  of  that  land  lying  and  being  In  the 
City  and  County  of  San  -  Francisco  and 
more  particularly  described  as  follows: 
Beginning  at  the  point  of  inter- 
section of  the  northerly  line  of 
Thomas  Avenue  with  the  easterly 
line  of  Hawes  Street  and  running 
thence  southerly  along  said  line  of 
Hawes  Street  to  the  southerly  line 
of  Carroll  Avenue;  thence  at  right 
angles  westerly  along  said  line  of 
Carroll  Avenue  to  the  westerly  line 
of  Jennings  Street;  thence  at  right 
angles  northerly  along  said  line  of 
Jennings  Street  to  the  northerly  hne 
of  Underwood  Avenue;  thence  at 
right  angles  easterly  along  said  line 
of  Underwood  Avenue  a  distance  of 
139  feet;  thence  at  right  angles 
northerly  along  a  line  parallel  with 
and  perpendicularly  distant  139  feet 
easterly  from  the  westerly  line  of 
Jennings  Street,  a  distance  of  75 
feet;  thence  at  right  angles  easterly 
along  a  line  parallel  with  and  per- 
pendicularly distant  75  feet  northerly 
from  the  northerly  line  of  Under- 
wood Avenue,  a  distant  of  25  feet; 
thence  at  right  angles  northerly 
along  a  line  parallel  with  and  per- 
pendicularly distant  164  feet  easterly 
from  the  westerly  line  of  Jennings 
Street,  a  distant  of  25  feet;  thence 
at  right  angles  easterly  along  a  line 
parallel  with  and  perpendicularly 
distant  100  feet  northerly  from  the 
northerly  line  of  Underwood  Avenue, 
a  distance  of  200  feet  to  a  point 
distant  perpendicularly  364  feet  east- 
erly from  the  westerly  line  of  Jen- 
nings Street;  thence  at  right  angles 
northerly  along  a  line  parallel  with 
and  perpendicularly  distant  364  feet 
easterly  from  the  westerly  line  of 
Jennings  Street,  a  distance  of  180 
feet  to  the  northerly  line  of  Thomas 
Avenue;  thence  at  right  angles  east- 
erly along  said  line  of  Thomas 
Avenue  to  the  easterly  line  of  Hawes 
Street  and  the  point  of  beginning; 

Including  all  of  Blocks  4807,  4811, 
4812,    4827,    4828,    4831,    4832,  4846. 
4847,  4850,  4851,  4878,  and  4879,  and 
Lots  1,  6,  7,  7A,  8,  8A,  and  14  in 
Block   4808,  as  shown  on  the.  As- 
sessor's Map  of  the  City  and  County 
of  San  Francisco  and  recorded  In 
the  Recorder's   Office  of   the  City 
and  County  of  San  Francisco 
Section  4.    CONFORMITY  WTTH  COM- 
MUNITY   REDEVE'LOPMENT    LAW  IN 
PUBLIC  INTERESTS.    It  is  hereby  found 
and  determined  that  said  Redevelopment 
Plan  will  develop  the  area  in  conformity 
with  the  Community  Redevelopment  Law 
and  in  the  interests  of  the  public  peace, 
health,  safety  and  welfare. 

Section  5.  ECONC?MIC  SOUNDNESS 
AND  FEASIBILITY.  It  is  hereby  found 
and  determined  that  the  adoption  and 
carrying  out  of  said  Redevelopment  Plan 
is  economically  sound  and  feasible. 

Section  6.  CONFORMITY  WITH  MAS- 
TER PLAN.  It  Is  hereby  found  and 
determined,  upon  due  consideration  of 
the  report,  certification  as  to  conformity, 
and  recommendation  of  the  City  Plan- 
ning Commission,  and  other  factors,  that 
said  Redevelopment  Plan  conforms  to  the 
Master  Plan  of  the  City  and  County  of 
San  Francisco,  which  Is  recognized  as 
a  guide  for  the  general  development  of 
said  City  and  County  as  a  whole. 

Section  7.  EFFECTUATION  "OF  PUR- 
POSES AND  POLICY  OF  LAW.  It  Is 
hereby  found  and  determined  that  the 
carrying  out  of  said  Redevelopment  Plan 
would  effectuate  the  purposes  and  policy 
of  the  Community  Redevelopment  Law. 

Section  8.  PURPOSES  AND  INTENT 
WITH  RESPECT  TO  THE  PROJECT 
AREA.  It  is  hereby  found  and  de- 
termined that  the  redevelopment  of  South 
Basin  Approved  Redevelopment  Project 
Are*  F-1,  , through  acquisition  by  the 
RedevplajBrnent  Agency  of  land  and  im- 
provements In  §9iS  Project  Area,  clear- 
ance of  land,  dle'psgilign  gf  said  land  ■ 
at  Its  fair  value  for  uses  gpecjffed  in  the 
Redevelopment  Plan,  and  installation  pf 
site  improvements  and  the  construction 
of  buildings  under  the  controls  estab- 
lished by  and  in  accordance  with  the 
standards  of  the  Redevelopment  Plan, 
WUI  eliminate  the  existing  conditions  of 
bllffht;  residential  buildings  unfit  and 
unsafe  lor  occupancy  (temporary,  gov- 
ernment-owner, war-time  housing);  eco- 
nomic disuse;  lots  subject  to  befng  sub- 
merged by  water;  lack  of  proper  utili- 
zation; stagnant  or  unproductive  con- 
dition; inadequate,  obsolete  and  wasteful 
street  pattern;  and  reduced  capacity  to 
pay  taxes;  and  will  provide  for  appropri- 
ate cohtlrjuine  land  use  and  construction 
PQllcies  Jn  fhg  Project  Area  as  set  forth 


in  liie  Comniuiilly  Hcdevclopnieiit  Law. 

Redevelopment  of  said  Project  Area, 
under  terms  of  this  Redevelopment  Plan, 
would  accomplish  the  following;  a  proper 
well-planned  economic  utilization  of  the 
area  contributing  to  and  serving  the 
public  health,  safety  and  welfare,  and 
resulting  in  greatly  increased  capacity 
to  pay  taxfes;  the  development  of  a 
modern,  efficient  and  attractive  in- 
dustrial district  including  adequate  open 
space,  utilities  and*  streets  and  the 
integration  of  such  utilities  and  streets 
with  city-  and  area- wide  systems;  the 
provision  of  a  suitable  and  well-planned 
site  for  the  development  of  a  wholesale 
produce  terminal  market  and  related 
food  industries  whose  operations  under 
modern  conditions  and  standards  will 
greatly  benefit  the  food  industry,  the 
City  and  County  and  the  consumer, 
which  development  will  be  governed  by 
appropriate  and  continuing  planning, 
land  use  and  construction  policies  and 
proper  supervision. 

The  redevelopment  of  the  Project  Area 
will  also  accomplish  the  public  purposes 
of  removing  and  correcting  conditions 
resulting  in  economic  disuse  and  lack 
of  proper  utilization  of  land  potentially 
useful  and  valuable  for  contributing  to 
the  public  health,  safety  and  welfare. 

Section  9.  LEGISLATIVE  AND  AD- 
MINISTRATIVE COOPERATION.  To 
assist  the  effectuation  of  the  Redevelop- 
ment Plan  hereby  approved,  it  is  found 
and  determined  that  certain  official 
action  must  be  taken  by  the  City  and 
County  of  San  Francisco  with  reference 
to: 

1.  Vacating  those  rights-of-way  in- 
dicated on  the  accompanying  Map 
B  entitled  "Streets"  and  conveying 
any  of  its  property  in  such  vacated 
street  areas  to  the  Redevelopment 
Agency; 

2.  Accepting  new  rights-of-way  as 
public  streets,  accepting  certain 
lands  reserved  for  street  widening 
purposes  and  establishing  certain 
public  easements  as  indicated  on 
the  aocompaning  Maps  B  and  C, 
entitled,  respectively,  "Streets" 
and  "Easements". 

3.  Approving  the  necessary  sale  or 
exchange  of  land  by  and  between 
the  Agenc^  and  City  departments 
concerned; 

'  4.  Making  the  necessary  changes  in 
zoning    use    districts    within  the 

*  Project  Area  as  to  conform  to  the 
^  land  use  provisions  of  the  Rede- 
velopment Plan; 

5.  Assisting  and  cooperating  with  the 
Agency  and  with  the  redeveloper 
In  the  preparation  of  the  site  for 
the  buildings  and  uses  set  forth  in 
the  Redevelopment  Plan  and  In  the 
Installation  of  the  streets  and 
street  improvements,  utilities  and 
sei vices  required  by  said  Redevelop- 
ment Plan;  and 

6.  Using  its  offices  to  assist  the 
Agency  in  securing  title  to  the 
submerged  lands  within  the  Project 
Area,  which  lands  are  now  under 
the  jurisdiction  ,  of  the  United 
States,  the  State  of  California  and 
other  agencies,  together  with  the 
right  to  convey  certain  of  said 
lands  to  private  parties; 

and  accordingly  the  Board  of  Supervisors 
hereby:  ~ 

(a)  pledges  its  cooperation  in  helpmg 
to  carry  out  such  Redevelopment 
Plan; 

(b)  directs  the  various  officials,  de- 
partments, boaros  and  agencies  of 
the  City  and  County  of  San  Fran-' 
Cisco  having  administrative  re- 
sponsibilities in  the  premises  like- 

V  wise  to  cooperate  to  such  end  and 
to  exercise  their  respective  func- 
tions and  powers  in  a  manner  con- 
sistent with  said  Redevelopment 
Plan; 

(c)  declares  its  intention  to  consider 
and  take  appropriate  action  upon 
proposals  and  measures,  designed 
to  provide  for  the  expenditure  bf 
any  money  by  the  „City  and  County 
of  San  Francisco,  or  otherwise,  to 
effectuate  said  Redevelopment  Plan. 

section  10.  PAYMENT  FOR  CON- 
DEMNED PROPERTY.  It  Is  hereby  found 
and  determined  that  the  Redevelopment 
Plan  contains  adequate  provisions  for 
the  payment  for  any  real  property  ac- 
quired by  condemnation  as  provided  by 

^^Section  11.  PAYMENT  OF  FINANCIAL 
OBLIGATIONS,  It  la  hereby  found  and 
determined  that  the  Redevelopment  Plan 
contains  adequate  provisions  for  the 
payment  of  principal  and  Interest  of 
the  financial  obligations  of  the  Rede- 
velopment Agency  as  they  become  due 
and  payable. 

Section  12.  HOUSING  FOR  DISPLACED 
OCCUPANTS.  It  is  hereby  found  and 
determined  that  adequate  permanent 
housing  facilities  are  or  will  be  made 
available-  in  the  City  and  County  of 
San  Francisco  for  any  occupants  of 
housing  facilities  in  the  Project  Area 
displaced  pursuant  to  the  provisions  of 
the  Dedevelopment  Plan,  at  rents  com- 
parable to  those  in  the  community  at 
the  time  of  their  displacement. 

Section  13.  SAFEGUARDS.  It  is  hereby 
found  and  determined  by  the  Board  of 
Supervisors  that  the  Redevelopment  Plan 
contains  adequate  safeguards  that  the 
work  of  redevelopment  will  be  carried 
out  pursuant  to  the  Redevelopment  Plan, 
and  provides  for  (a)  the  retention  of 
controls,  and  (b)  the  establishment  of 
restrictions  or  covenants  running  with 
the  land  sold  or  leased  for  private  use 
for  such  periods  of  time  and  under  such 
conditions  as  the  Board  of  Supervisors 
deems  necessary  to  effectuate  the  pur- 
poses of  the  Community  Redevelopment 
Law.  The  establishment  of  such  controls 
Is  a  public  purpose  under  the  provisions 
of  said  law. 

Section  14.  NECESSITY  FOR  FINAN- 
CIAL AID.  It  is  hereby  found  and  deter- 
mined that  the  financial  aid  provided 
and  to  be  provided  pursuant  to  said 
contract  or  contracts  for  financial  assist- 
ance pertaining  to  the  Project  is  neces- 
sary to  enable  the  land  in  the  Project 
Area  to  be  redeveloped  in  accordance 
with  the  Redevelopment  Plan  for  sai^ 
Project  Area. 

Section  15.  The  Redevelopment  Plan 
for  South  Baain  Approved  Redevelopment 
Project  Area  F-1,  hereby  adopted  and 
approved,  is  rieceby  designated  aa  the 
official;  redevelopment  plan  of  said 
project  area. 

I  hereby  certify  that  the  foregoing 
ordinance  was  passed  for  second  reading 
by  the  Board  of  SuperviBOrs  of  the  City 
and  County  qf  8afi  Francisco  at  its 
meeting  of  March  5,  1956 

JOHN  R.  McGRATH, 
mar,  8,  1956-lt  Clerk. 
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REDEVELOPMENT  PLAN  FOR  THE  SOUTH.  BASII^ 
APPROVED  REDEVELOPivlENT  PROJECT  AREA  F-1 

THE  REDEVELOPMENT  PLAN  FOR  THE  SOUTH  BASIN  /iPPROVED  REDEVEL- 
OPMENT PROJECT  AREA  F-1,  hereinafter  called  the  ^'Redevelopment  Plan'', 
consists  of  two  parts s 

PART  I  is  composed  of  this  text. 
PART  II  consists  of  a  series  of  maps  entitled: 
A  —  Site  Development  Plan 
B  —  Streets 
C  —  Easements 
D  --  Acquisition. 

The  Redevelopment  Plan  has  been  prepared  in  accordance  with 
the  California  Community  Redevelopment  Law,  Part  I,  Division  24.  of 
the  Health  and  Safety  Code  of  the  State  of  California.     The  Redevel- 
opment Plan  is  based  on  the  Tentative  Plan  for  the  redevelopment  of 
South  Basin  Project  Area  F-1  which  was  approved  and  adopted  by 
Ordinance  Number  9418  (Series  of  1939)  on  December  5,  1955,  by  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco,  and 
approved  by  the  Mayor  on  December  6,  1955,  and  conforms  to  the 
Master  Plan  of  said  City  and  County  insofar  as  the  latter  applies 
to  the  South  Basin  Redevelopment  Project  Area.    The  Redevelopment 
Agency  of  the  City  and  County  of  San  Francisco,  hereinafter  called 
the  "Agency",  consulted  with  the  Department  of  City  Planning  and 
received  continuing  cooperation  therefrom  in  the  formulation  of  the 
Redevelopment  Plan. 

The  South  Basin  Approved  Redevelopment  Project  Area  F-1, 
hereinafter  called  the  "Project  Area",  comprises  virtually  :~11  of 
the  South  Basin  Redevelopment  Area  "F",  which  in  Resolution  No.  1524-8 
(Series  of  1939)  adopted  by  the  Board  of  Supervisois  of  the  Cj ty  and 
County  of  San.  Frsncisco  on  February  14,  1955,  and  approved  by  the 


Mayor  on  February  16,  1955,  was  designated  .  ni  describoo.  :\s  a  blight- 
ed area,  the  redevelopment  of  which  is  necessary  to  offt^'Ctu  the 
public  purposes  as  defined  in  the  California  Community  Redevelopment 


The  Project  Area  is  presently  predominantly  composed  of 
vaccited,  temporary  government-owned,  war-time  housing  units  which 
are  characterized  by  the  following  conditions  of  blight  (numbers  in 
parentheses  refer  to  applicable  sections  of  the  Redevelopment  Law) s 

1.  Temporary  government- owned,  war-time  housing  project, 
(3304-9)  characterized  by  the  following; 

^- •    Defective  design  and  character  of  physical  con- 
struction^  (33041  a. ) .    Violations  of  the  Build ing 
and  Plumbing  Codes  of  San  Francisc>..i  are  listed  in 
the  staff  report  of  the  Department  of  City  Plan- 
ning, dated  December  1954^  recommending  designation 
of  South  Basin  as  a  Redevelopment  Area. 

b.  Age,  obsolescence,  deterioration,  dilapidation, 
(33041  Oo ) .     Completed  on  May  7,  1945>  this  project 
is  in  the  worst  condition  of  c'lny  in  San  Francisco. 

c.  Capacity  to  pay  taxes  is  reduced,  (33043). 
Payments  in  lieu  of  ta.xes  amounted  to  |18,610  in 
1954'     It  is  estimated  -chat  B  to  10  times  this 
amount  would  be  paid  in  taxes  by  the  proposed  new 
uses . 

2 .  Economic  disuse,  lots  subject  to  being  submerged  by 
water,  lack  of  proper  utilization,  stagnant  or  unpro- 
ductive condition,  (33042  a,,  33042  e.,  33044  a. ) • 
These  conditions  characterize  the  easterly  portions 

of  Assessor's  Blocks  4827,  4832,  and  4846.     Block  4879 
also  qualifies  except  that  it  is  not  subject  to  being 
submerged.     (These  blocks  are  not  within  the  boundaries 
of  the  war  housing  project). 

3 o     Inadequate,  obsolete  and  wasteful  street  pattern, 

(33042  a. ,  33042  d.) .    This  street  pattern  was  first 
established  by  the  "Allardf'  or  original  survey  made 
for  the  Tideland  Commissioners  under  the  Act  of 
March  30,  1868,     Over  40^^  of  the  acreage  in  the  Project 
Area  is  in  streets  (including  bounding  streets) .  The 
unsuitability  of  this  old  street  pattern  for  developing 
industrial  usage  has  been  demonstrated  by  the  past  and 
current  repeated  requests  for  street  vacations  to  permit 
assembly  of  land  into  usable  parcels. 

The  Agency,  in  accordance  with  and  pursuant  to  applicable 
Federal,  State  and  local  laws,  will  remedy,  or  cause  to  be  remedied 
by  proper  arrangement  or  contract  for  the  performance  thereof  by 
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others,  conditions  cf/.using  biignt  prcs.„ntiy  -ixi sting  in  th.  i- -^.j-  ct 

■ive'.^  and  laaKe  ?.Vt. liable-  for  dcvoiopmcnt  sind  redf^vf: lopri!'-.T:.i.t   '0.1  ian.a 

acquired  by  the-  iigency  lying  within  the  Prcj^^ct  Art^c.^  by; 

1.     -vcquisitlon  of  real  properties,  by  purchr.se^ 

devise^  exchange,  condemnation  or  my  other  luvful 
manner,  within  the  Project  Are^i,  described  herein, 
which  are  necessary  to  carry  out  the  Bedevelopmcnt 
Plan; 

clearance  or  demolition  or  removal  of  all  or  mo  fit 
of  the  .'Structures  on>  and  clearance  of  the  acquired 
1  and  I 

3.  obtaining  from  proper  authorities  the  vacation  or 
abandonirjLent  of  certain  streets  and  other  rights-of- 
way  j 

4.  re-GUbdividing  the  Project  Area,  including  the  eon- 
solidai:ion  of  certain  blocks  into  continuous  land 
areas  rmd  the  reservation  or  dedication  of  other 
areas  for  new  streets,  street  widenings  and  other 
street  purposes,  --md  other  rights-of-way  and  case- 
ments therein,; 

5.  rsoning  re- clrissifi cation  of  the  cleared  land  and  im- 
proved land  in  accordance  with  the  Redevelopment  Plan 
and  in  conformity  with  the  Master  Plan  and  Zoning  Or- 
dinance of  the  City  r-nd  County  of  S-m  P'rrjicisco^ 

6.  obtaining  the  installation,  relocation  or  removal  of 
certain  utilities  and  services,  including  railroad 
facilities j 

7.  obtrining  the  cooperation  and  assistance  of  the  City 
and  County  with  regard  to  the  installation  ;ind/or  re- 
location of  city-wide  utilities  and  services  insofar 
as  such  installation  or  relocation  applies  to  the 
Project  Area; 

B.    relocation  of  the  occupants  presently  residing  in 

structures  ric^uired,  if  such  relocation  is  necessary; 
and 

9.     disposition  of  all  of  the  land  acquired  by  the  Agency 
except  any  property  conveyed  to  the  coirjnunity,  by  sale, 
lerse,  exchange  or  other  devise  under  suitable  safe- 
gu;:rds,  restrictions,  covenants  and  conditions  to  be 
imposed  under  the  terms  of  the  sales  contracts,  dec- 
laration of  restrictions  and  in  accordance  with  the 
land  use  pattern  set  forth  m  the  Redevelopment  Plan. 
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SECTION  ONE 


THE  ELEMENTb  OF  THE  PLAN 


A.  Land  Use 

The  Project  Area  shall  be  rcdovelopoo:  in  the  f olloT-/ii-^g  lues 

1.  Light  industrial  use  restricted  to  thu  vholussle 
distribution  of  fruits  and  vegetables  and  other 
food  products  as  contained  in  a  wholesale  pro- 
duce terminal  market^ 

2.  Light  industrial  uses^  hereinafter  refoired  to 
as  "allied  industry  or  industries'"  devoted  to 
and  including  the  distribution,  processing,  pack- 
aging and  storage  of  food  products j 

3.  Pertinent  incidental  uses  as  are  necessary  for  the 
normal  and  usual  conduct  of  business  and  for  the 
convenience  of  the  personnel  associated  vith  the 
principal  uses  set  forth  in  (l)  mid  (2)  above. 

The  redevelopment  of  the  Project  land  shall  be  limited  sole 
ly  to  the  uses  set  forth  above  and  shall  take  place  only  in  those 
areas  indicated  on  Map  A,  Part  II  entitled  ''Site  Development  Plan'* 
and  according  to  the  standards  and  other  conditions  sot  fortii  in 
this  Redevelopment  Plan  and  in  other  applicable  codes,  laws,  and 
ordinances . 

Certain  lands  within  the  Project  Area  are  presently  under 
the    jur.isdiction  of  or  owned  by  the  United  States,  State  of  Calif 
ornia  and  other  public  agencies.    Portions  of  such  lands  shall  be 
withheld  from  development  until  such  time  as  these  jurisdictions 
sre  relinquished  and  title  is  legally  conveyable  to  private 
parties . 

B.  Circulation 

The  locations  of  existing  riijhts-of-way  to  be  vacated, 
existing  rights-of-way  to  be  retained,  new  rights-of-way  to  be 
esta,blished  and  dedicated;  new  paved  areas  and  other  street  im- 
provements, and  the  limits  cf  areas  to  be  addea  to  existing  rights- 
of-way  where  widening  or  other  street  improvement  is  proposed  are 
shown  on  Map  B,  Fart  II  entitled  '^Streets'* . 


As  a  part  of  the  street  vacations  proposed  and  indicated  on 
Map       Part  XI,  so  much  of  Wallace  and  Yosexnite  Avenues  as  are 
presently  under  the  jurisdiction  of  the  State  of  California  shall 
not  be  vacated  until  such  timt^  as  title  thereto  is  vested  either  m 
the  City  and  County  of  San  Francisco  or  in  the  Redevelopment  Agenv.y.., 

C.  Utilities  and  Services 

The  locations  of  easements  for  existing  utilities  -jjid  serv- 
ices to  be  retained  and  the  locations  of  proposed  installations  and 
easements  and  rlghts~of -vray  therefor  are  indicated  on  Map 
Part  II,  entitled  "Easements'^. 

The  installation  and/or  relocation  of  all  utilities  .  nd 
services  shall  be  the  responsibility  of  the  Redeveloper  and  shall 
be  done  in  accordance  with  all  applicable  codes,  laws,  and  ordin- 
ances, and  the  expense  of  said  installations  or  relocations  shall 
not  be  borne  by  the  Agency. 

D.  Other  Site  Improvements 

The  Project  Area  will  be  presented  for  disposition  to  the 
Redeveloper  in  its  present  condition.    The  Redeveloper  shall  be 
responsible  for  and  bear  the  cost  of  all  demolition,  grading,  fill 
and  other  site  preparation  and  improvement.     Site  preparation  shall 
include  planting  in  the  areas  indicated  on  Map  A,  Part  II.  Said 
planting  shall  be  provided  and  maintained  according  to  the  standard3 
hereinafter  set  forth  in  the  Redevelopment  Plan. 

E.  Conformity  with  the  Master  Plan 

The  Redevelopment  Plan  for  South  Basin  Approved  Redevelop- 
ment Project  Area  F-1  has  been  developed  in  full  conformity  with 
the  local  and  area-wide  objectives  3et  forth  in  the  Master  Plan 
of  the  City  and  County  of  San  Francis cOo 


1.      General  Conformity 


The  Preliminary  Plan  for  tho  Rcdovelopmunt  of  South 
Basin  Project  Area  F~l  was  founci  to  conform  to  the  Maf^tcr 
Plan  of  the  City  and  County  of  Sfin  Francisco  by  the  City 
Planning  Commission  by  Resolution  Number  4459?  adopted 
August  11,  1955. 

The  Tentative  Plan  for  said  Project  Area  was  found 
to  conform  to  the  Master  Plan  for  sc.id  City  and  County  by 
the  City  Planning  Commission  by  Resolution  Number  44-7-4* 
adopted  October  6,  1955. 

2.      Specific  Conformity 

The  Land  Use  Section  of  the  Master  Plan  of  San  Fr£aicisco, 
adopted  by  the  City  Planning  Commission  on  January  29,  1953? 
indicates  that  the  portion  of  the  City  lying  within  and  gener- 
ally adjacent  to  the  Project  Area  should  be  devoted  to  light 
industrial  uses. 

The  proposed  Comprehensive  Zoning  Ordinance ,  now  before 
the  Board  of  Supervisors  for  hearings  and  adoption^  similarly 
prescribes  a  light  industrial  use  classification  for  this  area. 

The  circulation  pattern  within  and  serving  the  Project 
Area  is  in  accordance  wi'ch  the  Trafficways  Plan  as  adopted  by 
the  City  Planning  Commission  on  July  17^  1951  <»  and  amended 
May  19,  1955 « 

The  new  street  pattern  shown  on  Maps  A  and  B,  Part  II, 
is  designed  to  provide  proper  access  within  the  Project  Area 
as  well  as  proper  coordination  of  the  Project  Area  with  the 
surrounding  streets  and  m.ajor  street  svstem  —  especially 
Third  Street,  the  Bayshore  (Jair^^s  Lick)  Freeway,  and  the 
proposed  Hunters  Point  Expressway. 

The  City  has  a  continuing  and  extensive  program  for 
modernization  of  its  public  transportation  facilities.  The 
'Project  Area  is  presently  served  by  buses  running  on  Third 
Street,  but  the  proposed  street  pattern  will  permit  easy 
extension  of  service  easterly  as  development,  redevelopment 
and  reclamation  occur. 


See  also  the  Report  and  Recommendation  of  the  City  Planning 
Conmiission,  submitted  herewith  as  supporting  docuiaontation  zo  this 
Redevelopment  Plan. 


F»  Relocation 


Only  three  families  reside  in  the  Project  Area.  Pursuant 
to  the  provisions  of  the  California  Community  Reds^x'-elopratnt  Law,  the 
relocation  staff  of  the  Agency  will  assist  these  families  in  their 
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efforts  to  obtain  satisfactory  housing  if  such  assistance  -s 
needed. 

G.  Miscellaneous 

No  residential  uses  are  proposeo  for  this  Project.  Apart 
from  street  dedications,  the  site  of  the  Yosemite  Pumping  Station, 
and  certain  easements,  no  other  lands  are  proposed  for  public 
uses. 

SECTION  TWO    -    DEVELOPMENT  STANDARDS 

Excepting  property  to  be  conveyed  to  the  community  for  pub- 
lic use,  project  land  acquired  by  the  Agency  for  the  development  of 
the  project  will  be  resubdivided  by  the  Agency  and  will  bo  sold  at 
not  less  than  fair  use  value  subject  to  certain  continuing  land 
use  and  other  controls. 

The  amount  of  space  to  be  provided  within  the  Project  Area, 
and  the  size  and  number  of  buildings  will  be  determined  by  the 
application  of  the  physical  standards  and  requirements  hereinafter 
set  forth  and  by  the  provisions  of  applicable  Federal,  •  S-t ate  .and 
local  codes,  laws,  and  ordinances. 

Planning  for  the  specialized  requirements  of  the  proposed 
redevelopment  has  toeen  accomplished  with  the  collaboration  of  the 
United  States  Depar-tmenti'Of  Agriculture.     The  Redevelopment  Plan 
reflects  the  detailed  recommendations -of  the  Department's  marketing 
experts.     It  shall  be  the  policy  of  the  Agency  and  the  City  Plan- 
ning Commission  to  consider  said  recommendations  when  reviewing 
and  approving  redevelopment  proposals  and  plans. 


«- 


A.  General  Provisions 

Tho  rcdevGlopment  proposed  for  South  Br_sin  Project  Kr--.-.  F-1 
is  intcinded  to  te  designed  and  accomplished  as  <?.  plannod  unit 
developmfent  in  order  to  secure  the  highc-st  standards  of  light 
industrial  site  development  with  resulting  efficient  operr.tion 
and  attractive  appearance. 

All  proposals  for  the  redev>„lopment  ui  the  Project  hT:.'i 
shall  be  submitted  to  and  reviewed  by  the  Agency  and  City  Planning 
Commission.    Final  approval  of  all  development  proposals  and  plans 
shall  be  made  by  the  Agency. 

In  requiring  tht.  submission  of  a  development  plan  as  o  basis 
for  determining  the  exact  physical  charact.;r  of  any  proposal^  it 
shall  be  the  intent  of  such  procedure  to  permit  the  maximum  flex- 
ibility in  development  consistent  with  the  purposes  of  thn;  Commu- 
nity Redevelopment  Law,  the  requirements  of  this  Redevelopment  Plan^ 
and  the  provisions  of  other  applicable  Federal,  State  and  local 
codes^  laws,  and  ordinances. 

However,  nothing  in  this  sub~:iection  "A'',  enti^cled  "General 
Provisions",  nor  in  xhe  sub-sections  iKreinafter  followin;'  shall 
be  construed  to  permit  a  use  other  thsm  hereinbefore  specified  as 
permitted  by  this  Redevelopment  Plan,  nor  to  allow  any  permitted 
use  or  structure  to  be  altered  or  in  any  way  converted  to  a  use  or 
structure  not  permitted  by  this  Redevelopment  Plan, 

In  keeping  with  modern  standards  for  the  development  of  plan- 
ned industrial  districts,  it  shall  be  the  policy  of  the  Agency  to 
require  (l)  the  provision  and  maintenance  of  suitable  dense  or  com- 
pact planting  for  the  purpose  of  screening  the  operations  of  the 
Project  Area  from  view  and  damping  the  sounds  of  such  operations 
and  (2;  planted  strips  or  other  planted  areas  to  enhance  the  overall 
appearance  of  the  Project  Area.     Exact  determination  of  such  plant- 
ing requirements  shall  be  m..Lde  as  hereinafter  provided  in  this 
Rodevelopmunt  Plan. 
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The  Redeveloper  shall  providu  and  maintain  lighting  adequate 
for  the  smooth  flow  of  traffic  and  safe  and  efficient  oporations 
within  the  Project  Area^  providing  that  all  lights  within  fifty 
(50)  feet  of  any  residential  area  shall  be  so  designed  and  located 
as  to  deflect  their  illumination  away  from  said  area.    The  Redevel- 
oper  shall  make  every  effort  to  have  electrical  service  lines  with- 
in the  Project  Area  installed  underground. 

In  addition  to  streets,  all  lands  within  the  Project  Area 
subject  to  use  by  motor  vehicles  shall  be  paved  by  the  Redevelopcr 
in  a  manner  approved  by  the  Department  of  Public  Works  of  the  City 
and  County  of  San  Francisco. 

No  billboard,  advertising  sign,  identifying  sign  o-r'  other 
advertising  structure  shall  be  erected,  constructed,  affixed  or 
otherwise  placed  within  the  Project  Area  or  upon  any  structure  or 
fence  within  the  Project  Area,  except  as  follows: 

1.  One  or  more  signs  devoted  exclusively  to  the 
identification  of  the  San  Francisco  Wholesale 
Producvj  Market  as  a  whole. 

2.  Individual  signs  devoted  exclusively  to  the 
identification  of  the  occupants  of  the  premises 
or  to  the  business  or  use  occupying  the  premises, 
provided,  however;  that  no  such  sign  shall  be  upon 
the  roof  of  any  structure. 

3»    Directional  or  warning  signs  erected  for  tnc  public 
safety  or  convenience. 

The  Redeveloper  shall  be  responsible  for  the  provision  of 
adequate  railroad  facilities  within  the  Project  Area  and  for  the 
removal  and  relocation  of  certain  existing  railroad  facilities 
necessary  to  pormit  development  in  conformity  with  the  Redt-velopment 
Plan  and  continued  service  to  lands  outside  the  Project  Area. 

Tracks  shall  be  located    approximately  as  shown  on  M^p  A, 
Part  II,  whicn  locations  are  diagrammatic  only.    Adaition:.l  tracks 
may  be  provided,  subject  to  approval  of  the  Agv;ncy  and  City  Plun- 
ninc  CoMiiission.     Certain  easements  for  railroad  purposes  shall  be 
provided  by  the  Redeveloper  as  shown  diagrammatically  on  Map  C, 
Part  II. 
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The  provisions  of  this  Redovolopmcnt  Plan  shall  npt  pre- 
clude the  establishment  of  additional  easements  within  Lhc-  ProjCct 
Area  for  the  installation  of  drill  tracks  by  the  Southern  Pacific 
Company  serving  lands  outside  the  Project  Area,  provided  that  the 
easements  within  the  Project  Area  for  such  additional  tracks  shall 
not  be  granted  by  the  Redeveloper  without  the  approval  of  the 
Agency. 

The  Redeveloper  shall  be  responsible  for  complying  with 
Ordinance  No. 7425  relating  to  the  sewerage  of  industrial  wastes 
and  also  shall  be  responsible  for  providing  adequate  facilities 
for  the  disposal  of  other  garbage,  trash  and  waste  materials 
resulting  from  operations  within  the  Project  Area. 


B.         Bite  Development  Sta;ndard.3 

1.     Open  Space  c\nd  Street  Layout 

The  Amount  of  open  space  and  street  layout  are 
generally  indicated  on  Maps  A  and  B,  Part  II  of  the 
Redevelopment  Plan. 

The  precise  alignment  and  design  of  the  "New  Street'' 
shall  be  subject  to  the  approval  of  the  Department  of 
Public  Works  of  the  City  and  County  of  San  Francisco^ 
including  the  provision  of  central  islands  not  less 
than  six  (6)  feet  in  width  to  provide  for  proper  traffic 
movement,  street  lighting  ajad  pedestrian  safety. 

To  provide  further  for  proper  traffic  movement  and 
safety,  the  location  and  number  of  access  points  along 
said  "New  Strcot"  shall  also  be  subject  to  the  approval 
of  the  Department  of  Public  Works.    No  access  points 
of  any  kind  shall  be  permitted  along  the  southerly  line 
of  Thom.as  Avenue. 

To  insure  adequate  vehicle  parking,  loading  and 
maneuvering  space,  the  width  of  the  central  paved  area 
of  the  produce  market  section  of  the  Project  Area  shall 
be  not  less  than  one  hundred  sixty  (l60)  feet  as  meas- 
ured between  the  front  edges  of  the  loading  platforms 
of  facing  buildings. 

Reservations  of  land  for  street  widening  purposes 
siiall  be  m.ade  as  indicated  on  Map  B,  Part  II.  Title 
to  lands  comprising  such  reservations  shall  b..-  gran+:Gd 
to  the  City  and  County  of  San  Francisco  by  the  Agency 
upon  acquisition. 

Building  setback  lines  sh^ll  be  establishea  as 
inaicated  on  hap  A,  Part  II, 
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2.     Typt;,  Size^,  Height,  Number  and  Proposed  Usg  of 
Buildings: 


The  type;,  size,  height,  nurab^r  and  proposed  use 
of  buildings  shall  be  deterrained  upon  submission  of  pro- 
posals and  development  plans  meeting  the  standards  and 
requirements  s^et  forth  herein. 

Buildings  within  the  produce  market  section  for 
the  use  of  fruit  cjid  vegetable  dealers  shall  be  of  the 
approximate  size  and  number  shovsoi  on  Map  A,  Part  II. 
Such  buildings  as  indicated  on  said  Map  A,  may  be  con- 
structed with  a  second  story  but  no  dealers'  buildings 
shall  contain  more  than  two  stories. 

Each  building    for  the  use  of  fruit  and  vegetable 
dealers  shall  be  a  continuous  structure  divided  into, 
or  capable  of  being  divided,  by  removable  partitions, 
into  a  series  of  store-units  or  bays  approxiiuately 
twenty-two  and  one-half  (22.5)  feet  in  width  by  sixty 
(60)  feet  in  depth  as  recoamiended  by  the  United  States 
Department  of  Agriculture.    Each  building  shall  have  a 
covered  continuous  front  loading  platform  not  less  th,-in 
twenty-eight  (28)  feet  in  depth  and  a  like  rear  leading 
platform  not  less  than  twelve  (12)  feet  in  depth,  giving 
an  overall  building  depth  of  one  hundred  (lOO)  feet. 

A  truckers'  shed  of  the  approximate  size,  extent 
and  location  shown  on  Map  A,  Part  II,  may  be  provided 
within  the  m.arV.et  portion  of  the  Project  Area, 

The  type,  size,  height,  number,  proposed  use  and 
arrangement  of  other  continuous  wholesale  dealers'  buil:;- 
ings  shall  be  determined  upon  submission  of  proposals  and 
development  plans  to  the  Agency  and  City  Planning  Commission- 

The  height  and  bulk  of  conventional,  free-standing, 
individual  industrial  buildings  shall  be  governed  by  a 
floor-area  ratio,  said  ratio  not  to  exceed  5  i  1.  The 
floor  area  ratio  shall  be  defined  as  the  ratio  of  the 
aggregate  gross  floor  area  of  a  building,  exclusive  of 
parking  or  loading  spaces,  or  space  devoted  to  services 
incidental  to  the  maintenance  or  operation  of  the  build- 
ing, to  the  area  of  the  lot  upon  which  the  building  is 
located. 

The  above-stated  height  and  bulk  standard  (floor  area 
ratio)  shall  net  apply  to  continuous  dealers'  buildings^ 
truckers'  sheds  or  to  buildings  erected  within  thu  area 
designated  for  motor  vehicle  servicing. 

Provision  and  location  of  minor  structures  sueh  as 
checking  and  weighing  stations,  guard  or  watchmen's  offices 
and  similar  buildings  shall  be  at  the  discretion  of  the 
Redeveloper  subject  to  review  and  approval  of  plrjn:;  there- 
for by  the  /\gency  and  City  Planning  Commission. 
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3.      Parking  and  Loading: 


Each  required  parking  and  loading  space  vithiM  the 
Pro3.-€Ftt  Area  shall  be  of  usable  shape,  accessible  and 
properly  maintaihed. 

Within  the  produce  market  section  of  the  Project 
Area  there  shall  be  provided  not  less  than  five  hundred 
fifty  (550)  parking  spaces  in  the  areas  designated 
"Parking"  and  located  approximately  as  shown  on  Map  A^ 
Part  II,  provided  that  a  portion  of  said  total  number  of 
parking  spaces  may  be  located  immediately  to  the  east  of 
the  Naval  Shipyard  railroad  right-of-way  as  generally 
indicated  on  Map  A,  Part  II.    Each  parking  space  within 
the  Project  Area  shall  be  not  less  than  one  hundred  eighty 
(ISO)  square  feet  in  area  exclusive  of  access  drives  and 
aisles . 

In  addition  to  loading  space  provided  at  the  loading 
platforms  of  the  produce  market  buildings,  there  shall  be 
provided  not  less  than  eighty  (80)  truck  parking  spaces 
in    the  areas  so  designated  and  located  approximately  as 
shown  on  Map  A,  Part  II.     Said  truck  parking  areas  shall 
be  not  less  than  sixty  (60)  feet  in  depth  from  the  inner 
edge  of  the  protective  island. 

In  the  truck  parking  bays  abutting  Jennings  Street 
and  in  the  regular  parking  bays  abutting  Carroll  Avenue 
there  shall  be  provided,  immediately  adjacent  to  the 
lines  of  said  streets,  a  paved  strip  not  less  than  six 
(6)  feet  in  width  together  with  a  suitable  vertical  curb 
to  prevent  parked  vehicles  from  overhanging  or  obstructing 
the  street  and  to  provide  space  for  fencing  and  lighting 
fixtures.     Said  protective  strip  shall  be  provided  ho  tip. 
before  and  after  Jennings  Street  is  widened. 

Within  the  produce  market  section  multi-level  parking 
facilities  may  be  provided  in  lieu  of  surface  parking. 
The  capacity,  location  and  design  of  such  facilities  shall 
be  subject  to  the  approval  of  the  Agency  and  City  Planning 
Commission  provided  that  the  total  niomber  of  spaces  within 
the  market  section  shall  be  not  less  than  five  hundred  fifty 
(550),    Uses  located  on  land  formerly  reserved  for  surface 
parking  shall  be  subject  to  the  parking  and  loading  require- 
ments hereinafter  set  forth  for  the  allied  industry  section. 

All  required  parking  and  loading  spaces  within  the 
allied  industry  section  of  the  Project  Area  shall  be  located 
off  the  street.    The  required  number  of  parking  and  loading 
spaces  for  uses  to  be  established  within  the  allied  indus* 
try  section  shall  be  based  upon  the  schedule  set  forth  be- 
low.   However,  upon  submission  of  a  development  plan  and 
related  data  respecting  the  anticipated  employment  fjid  the 
character  of  the  use  proposed,  sufficient  to  permit  the 
determination  of  the  parking  and  loading  spaces  adequate 
therefor,  the  Agency  and  City  Plajftning  Commissioh  may  re- 
quire a  greater  or  lesser  nmber  6f  spaces.    Each  required 
parking  space  shall  be  not  less  than  one  hundred  eighty 
(180)  square  feet  in  area,  and  each  required  truck  loading 
or  parking  space  shall  be  not  less  than  four  hundred  fifty 
(450)  square  feet  in  area  exclusive  of  access  drives, 
aisles  and  maneuvering  areas. 
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Within  the  allied  industry  section,   combined  ugg  oT 
oif-strect  parking  facilities  shill  be  subject  to  tho  ■.pf,TCY- 
Z.1  of  the  Agency.    Upon  application  of  owners  or  tenant :j 
for  establisliment  of  a  combined  off-stre-,.t  parking  site 
within  the  Project  Area,  the  Agency  may  grant  such  .-..ppiica- 
tion  and  designate  an  area  for  such  purpose,  prcvidt.:d  th:t 
the  total  number  of  spaces  on  said  site  shall  not  be  let..- 
than  would  be  required  for  the  individual  uses  of  said  owners 
and  tenants  and  provided  that  said  combined  parking  site 
shall  be  of  suitable  location  arid  design  approved  by  the 
Agency  and  City  Planning  Commission, 


Basic  Schedule  of  Parking  Spaces  Required 


Uc?E 

V!h  o  1  e  s  al    D  i  s  t  r  i  bu  t  i  on 
in  continuous  buildings 
with  multiple  store-units 

Handling,  packaging  and 
processing  of  food 


Refrigerated  Storage  or 
Wr rehousing  of  Food 


NO.   OF  SPACES 

one  space  for  each 
300  square  feet  of 
gross  floor  area 

one  space  for  each 
1000  squart  fe^t  of 
gross  floor  area 

one  space  for  each 
1500  square  feet  of 
gross  floor  area 


Basic  Schoaule  of  Loading  S'pace.:]  Required 

OBOo'6  FLOOR  aREA  (SQ.FT,)  NO.   OF  SFi-XES 

10.000  or  less  1 

10.001  -      AO, 000  2 
AO,C01    -    100,000  3 
.00,001    -    160,000  4 


For  each  additional    eighty  thousand  (80,000)  square  feet, 
one  additional  space.    This  schedule  shall  not  apply  to  con- 
tinuous wholesalers'  buildings  with  loading  platforms,  pro- 
vided that  truck  space  at  such  platforms  must  be  located 
completely  off  the  street. 

When  computing  the  required  number  of  parking  or  loading 
spaces,  major  fractions  shall  be  adjusted  to  the  next  higher 
number  of  spaces.     Gross  floor  area  shall  be  exclusive  of 
space  devoted  to  parking  or  loading,  or  to  services  incident- 
al to  the  maintenance,  or  operation  of  the  building,  or  to  the 
convenience  of  personnel,  such  as  rest-rooms. 


4.  Appearances 


Th^re  shall  be  provided  and  maintained  compact  plan'.irg 
c-nd  planted  area  as  indicated  on  Map  A,  Part  II. 


Additional  planting  shall  be  required  wiohin  the 
Project  Arofi  where  appropriate .    Exact  dettrminRtiorx  of 
all  planting  requiruments  shall  be  made  up9n,.,r>ubniis3lpfL 
of  a  development  plan  to  the  Agency  and  City  Planning 
Commission. 

C.         Additional  Standards  and  Provisions 

Incidental  uses  anC  servicos  may  be  provided  by  tno  Rede- 
veloper  subject  to  the  approval  of  the  Agency  and  City  Plj.pjiing 
Commission.    As  hereinbex^orc  set  forth,   these  uses  and  services 
shall  be  limited  to  those  necessary  for  the  normal  and  usual 
conduct  of  business  an.d  for  the  convenience  of  the  personnel 
associated  with  the  principal  uses  permitted  by  this  Redevelopment 
Plan. 

Th©  provision  and  operation  of  all  incidental  uses  and 
services  shall  be  subject  to  ail  applicable  codes,  laws,  and 
ordinances.    The  provision,  location  ana  development  of  incidental 
uses  and  services  shall  be  subject  to  the  provisions  of  sub-sec- 
tion "A",  entitled  "Genero.l  Provisions"  and  of  sub-section  "B" 
entitled  ^'Physical  Development  Standards'*    hereinbefore  set  forth 
in  this  Redevelopment  Plan. 

Incidental  uses  onC  services,  if,  as  and  when  provided, 
shall  be  located  as  follows j 

1.  Uses  such  as  a  b^jik,  restaurant,  market  administra- 
tion office  space,  brokers'  offices  and  public  toilets 
and  showers  may  be  located  in  the  produce  market  buildings 
or  in  a  separate  building. 

2.  Motor  vehicle  servicing  facilities,  if  provided, 
sliall  be  located  approximately  as  indicated  on  Map  A, 
Part  II,  and  said  approximate  area  shall  be  the  only 
permitted  location  for  such  facilities. 

Incidental  uses  and  services  shall  include  over-the-road 
truckers'  dormitory  facilities  and  such  facilities  shall  be  con- 
sidered an  accessory  use  to  the  produce  market  for  zoning  purposes. 
If  provided,  such  dormitory  facilities  shall  be  located  in  the 
approximate  area  designated  for  motor  vehicle  servicing  on  Map  A, 
Part  II, 
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SECTION  THREE 


-    Omm  PARTICIPATION 


The  Redevelopment  Plan  for  South  Basin  Approved  Redevelop- 
ment Project  Area  F-1  so  disposes  of  the  land  within  thi-.  Prcooct 
Area  that  no  existing  parcels  of  land  appear  to  be  physically 
capable  of  being  retained  in  their  present  shape,  location,  area, 
dimensions  or  otherwise  and  used  in  conformity  with  the  Redevel- 
opment Plan.    Therefore,  the  participation  of  owners  of  property 
within  the  Project  Area  is  not  contemplated. 


SECTION  FOUR    -    METHOD  OF  FINANCING 


The  proposed  redevelopment  for  South  Basin  Approved  Rede- 
velopment Project  Area  F-1  will  be  financed  wholly  by  private 
funds.    There  is  no  write-down  or  public  subsidy  involved. 

Upon  approval  of  the  Redevelopment  Plan  for  the  South 
Basin  Redevelopment  Project  Area  F-1,  the  Agency  will  call  for 
public  bid  .proposals  for  financing  the  Project.    The  bids  will 
be  based  upon  a  Redevelopment  Contract.     Such  Contract  shall  be 
subject  to  the  approval  of  the  Board  of  Supervisors  of  the  City 
and  Co-unty  of  San  Francisco  and  shall  make  provision  for  the 
following: 


1.      The  Rodeveloper  shall  pay  or  advance  to  the  Agency: 

(a)  All  sums  required  to  be  expended  in  connec- 
tion with  the  acquisition  of  the  title  to  the 
real  property  and  interests  pertaining  thereto 
by  the  Agency,  including  any  and  all  expenses 
of  condemnation  proceedings  and  appeals  there- 
from, all  in  accordance  with  procedures  to  be 
set  forth  in  detail  in  said  Contract  between 
the  Agency  and  the  Redeveloper.   (Estimated  to 
be  but  not  limited  to  $1,900,000).  " 

(b)  All  sums  of  money  advanced  to  the  Agency  by 
the  Food  Terminal  Corporation  pursuant  to  that 
certain  agreement  made  and  entered  into  between 
the  Agency  and  the  Food  Terminal  Corporation 

on  the  1st  day  of  November  1955,  wherein  the 
Food  Terminal  Corporation  agreed  to  pay  to  the 
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Agency  all  costs  of  preparing  the  Redevelop- 
ment Plan  for  the  South  Basin  Approved  Rede- 
velopment Project  Area  F-1.     Such  moneys  shall 
be  repaid  by  the  Agency  to  the  Food  Terminal 
Corporation.   (Estimated  to  be  but  not  limited 
to  llO.OOO). 

(c)  All  sums  as  are  necessary  as  and  for  the  jigcncy 
overhead  for  supervision  and  other  necessary 
expenses  during  the  period  necessary  to  com- 
plete the  Project.   (Estimated  to  be  but  not 
limited  to  $35,000). 

(d)  The  costs  of  installation  and/or  relocation 
of  utilities  and  services  serving  the  Project 
Area  and  of  all  construction  within  the  Project 
Area,  and  convey  to  the  City  and  County  of 

San  Francisco  for  dedication  and  acceptance 
all  streets  installed. 


The  Redeveloper  shall  demolish  at  his  own  expense 
or  pay  to  the  Agency  the  costs  of  demolition  of  all 
buildings  in  the  Project  Area. 


The  Redeveloper  shall  agree  to  build  or  cause  to  be 
built  a  Wholesale  Produce  Market  and  structures  for 
other  Allied  Industries  in  accordance  with  the  pro- 
visions of  the  Redevelopment  Plan  and  the  Declara- 
tion of  Restrictions.  Such  Plan  and  Declaration  of 
Restrictions  shall  be  incorporated  in  ;ind  made  c.  part 
of  the  Redevelopment  Contract. 

The  preparation  of  the  site  for  building  end  the 
building  of  improvements  thereon  shall  be  commenced 
and  completed  within  a  reasonable  time  as  fixed  by 
the  Agency. 

Penalties  for  breach  of  covenants  by  the  Redeveloper. 

Preliminary  architectural  and  site  plans  and  final 
plans  and  specifications  for  the  construction  cf  im- 
provements on  the  land  shall  be  submitted  to  the 
Agency  for  review  and  approval  so  that  the  Agency 
may  determine  compliance  of  such  plans  and  specifica- 
tions with  the  Redevelopment  Plan,  the  Declaration 
of  Restrictions  and  the  terms  a-nd  conditions  of  the 
aforesaid  Redevelopment  Contract. 

The  Agency  shall  acquire  title  in  fee  simple  free  and 
clear  of  all  liens  and  encumbrances,  to  all  land  with- 
in the  Project  Area,  except  certain  land  specifically 
set  forth  in  the  Plan  and  Contract  as  necessary  for 
public  and  private  utility  purposes,  or  for  street 
and  railway  purposes.    As  soon  as  practicable  after 
title  to  any  property  in  the  Project  Area  is  vested 
in  the  Agency,  the  Agency  shall  grant  and  convey  such 
property  to  the  Redeveloper  in  accordance  with  pro- 
cedures to  be  worked  out  between  the  Agency  and  the 
Redeveloper. 
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8.  The  Redeveloper  shall  pay  c.ll  sums  that  are  neces- 
sary to  effectuate  the  purposes  of  the  Redeveloment 
Contract . 

9.  The  surrender  of  land  acquired  by  the  Agency  shall 
constitute  a  full  discharge  of  all  of  the  Agency's 
financial  obligations  to  the  Redeveloper. 

10.  The  means  of  disposal  of  any  funds  advanced  under 
the  Contract  remaining  in  the  possession  of  the 
Agency  at  the  time  of  completion  of  the  Project. 

11.  The  Redeveloper  shall  present  evidence  and  assurance 
of  his  ability  to  apply  the  land  designated  by  the 
Plan  as  a  site  for  a  Wholesale  Produce  Market  to 
such  uses. 

12.  The  Redeveloper  shall  agree  for  himself  and  his 
heirs,  executors,  administrators  and  assigns  that 
there  shall  be  no  discrimination  against  nor  segre- 
gation of  any  person  or  group  of  persons  on  account 
of  race,  creed,  color,  national  origin  or  ancestry 
in  the  sale,  lease,  sublease,  transfer,  use, 
occupancy,  tenure  or  enjoyment  of  the  premises  herein 
conveyed  nor  shall  the  Redeveloper  himself  or  any 
person  claiming  under  or  through  him,  establish  or 
permit  any  such  practice  or  practices  of  discrimina- 
tion or  segregation  with  reference  to  the  selection, 
location,  number,  use,  or  occupancy  of  tencjits, 
lessees  or  vendees  in  the  premises  herein  conveyed. 
The  Declaration  of  Restrictions  shall  include  the 
provisions  set  forth  in  this  paragraph  12  which  pro- 
visions shall  be  perpetual. 


The  Declaration  of  Restrictions  to  be  filed  by  the  Agency 
with  the  Recorder  of  the  City  and  County  of  San  Francisco  shall 
be  in  the  form  of  covenants  running  with  the  land  and  shall  be 
effective  for  a  period  of  thirty  (30)  years,  with  a  provision, 
for  extension  of  successive  periods  of  ten  (lO)  years,  except 
the  provisions  of  paragraph  12  set  forth  above  shall  run  in 
perpetuity. 

In  the  event  of  any  breach  of  any  of  the  covenants  con- 
tained in  the  Declaration  of  Restrictions,  it  shall  be  the  duty 
of  the  Redevelopment  Agency  to  endeavor  immediately  to  remedy  such 
breach  by  conference,  conciliation  and  persuasion.     In  the  case  of 
failure  so  to  remedy  such  breach,  or  in  advance  thereof,  if  in 
the  judgment  of  the  Agency  circumstances  so  warrant,  said  breach 
shall    be  enjoined  or  abated  by  appropriate  proceedings  brought 
by  the  Redevelopment  Agency,     Such  responsibility  on  the  part  of 
the  Agency  shall  continue  iintil  such  time  as  the  Redevelopment 
Plan  has  been  carried  out. 
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SECTION  FIVE 


-    ACQUISITION  AND  DISPOSITION 


Properties  to  be  acquired  are  shovna  on  Map  D^  Part  II, 
entitled  "Acquisition" .    The  Agency  will  pay  fair  market  value 
for  all  properties  acquired.    In  the  condemnation  of  any  real 
property,  the  Agency  will  comply  with  all  the  provisions  of  law 
and  of  the  Constitution  of  the  State  of  California  relative  to 
the  exercise    of  the  power  of  eminent  domain. 

Disposition  of  the  land  within  the  Project  Area  will  be 
by  competitive  bidding  or  by  negotiation  after  a  public  hearing, 
in  the  manner  prescribed  by  the  Community  Redevelopment  Law  and 
in  accordance  with  the  provisions  of  this  Redevelopment  Plan. 


SECTION  SIX    -    EFFECTUATION  OF  THE  PLAN 


Sub;]ect  to  the  policies  and  procedures  established  under 
its  Charter  and  existing  codes,  laws,  and  ordincinces,  the  City 
and  County  of  San  Francisco  shall  aid  and  cooperate  in  the  under- 
taking of  the  Project  by: 


1.  Vacating  those  rights-of-way  indicated  on  Map  B, 
Part  II,  entitled  "Streets"  and  conveying  any  of  its 
property  in  such  vacated  street  areas  to  the  Agency; 

2.  Accepting  new  rights-of-way  as  public  streets, 
accepting  certain  lands  reserved  for  street  widening 
purposes  and  establishing  certain  public  easements  as 
indicated  on  Map  B,  Part  II,  and  on  Map  C,  Part  II 
entitled  "Easements"; 

3.  Approving  the  necessary  sale  or  exchange  of  land  by 
and  between  the  Agency  and  City  Departments  concerned; 

4.  Making  the  necessary  changes  in  zoning  use  districts 
within  the  Project  Area  so  as  to  conform  to  the  lajid  use 
provisions  of  the  Redevelopment  Plan; 

5.  Assisting  and  cooperating  with  the  Agency  and  with 
the  Redeveloper  in  the  preparation  of  the  site  for  the 
buildings  and  uses  set  forth  in  the  Redevelopment  Plan 
and  in  the  installation  of  the  various  streets  and  street 
improvements,  utilities  and  services  required  by  said 
Redevelopment  Plan; 

6.  Using  its  offices  to  assist  the  Agency  in  securing 
title  to  the  submerged  lands  within  the  Project  Area,  which 
lands  are  now  under  the  jurisdiction  of  the  United  States ; 
the  State  of  Calif or ni a. and  other  agencies,  together  with 
the  right  to  convey  certain  of  said  lands  to  private 
parties. 
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Sub-ptiragraph  (5)  above  shall  be  construed  to  mean  that 
the  City  and  County  of  San  Francisco  will  not  undertake  any 
work  or  bear  any  expense  in  connection  vith  the  redevelopment 
of  South  Basin  Approved  Redevelopment  Project  Area  F-1  not 
customarily  undertaken  or  borne  by  the  City  rnd  County.  The 
Redeveloper  shall  have  the  responsibility  for  and  bear  the  ex- 
pense of  all  site  preparation  and  improvement  and  installation 
of  utilities  and  services  except  for  such  city-  or  area-wide 
installations  as  are  the  responsibility  of  the  City  and  County. 


SECTION  SEVEN    -    DESCRIPTION  OF  PROJECT  AREA 


The  boundaries  of  the  Project  Area  are  shown  on  the  heavy 
dashed  lines  indicated  on  Map  A,  Part  II,  entitled  "Site  Develop- 
ment Plan". 

The  legal  description  of  the  boundaries  of  the  Project 

Area  is  as  follows: 

All  of  that  land  lying  and  being  in  the  City  and 
County  of  San  Francisco  and  more  particularly  described 
as  follows? 


Beginning  at  the  point  of  intersection  of  the 
northerly  line  of  Thomas  Avenue  with  the  easterly  line 
of  Hawes  Street  and  running  thence  southerly  along  said 
line  of  Hawes  Street  to  the  southerly  line  of  Carroll 
Avenuej  thence  at  right  angles  westerly  along  said  line 
of  Carroll  Avenue  to  the  westerly  line  of  Jennings 
Street j  thence  at  right  angles  northerly  along  said  line 
of  Jennings  Street  to  the  northerly  line  of  Underwood 
Avenue j  thence  at  right  angles  easterly  along  said  line 
of  Underwood  Avenue  a  distance  of  139  feet;  thence  at 
right  angles  northerly  along  a  line  parallel  with  and 
perpendicularly  distant  139  feet  easterly  from  the  west- 
erly line  of  Jennings  Street,  a  distance  of  75  feet; 
thence  at  right  angles  easterly  along  a  line  parallel 
with  and  perpendicularly  distant  75  feet  northerly  from 
the  northerly  line  of  Underwood  Avenue,  a  distance  of 
25  feet;  thence  at  right  angles  northerly  along  a  line 
parallel  with  and  perpendicularly  distant  I64  feet  east- 
erly from  the  westerly  line  of  Jennings  Street,  a  distance 
of  25  feet;  thence  at  right  angles  easterly  along  a  line 
parallel  with  and  perpendicularly  distant  100  feet  north- 
erly from  the  northerly  line  of  Underwood  Avenue,  a  dis- 
tance of  200  feet  to  a  point  distant  perpendicularly  364. 
feet  easterly  from  the  westerly  line  of  Jennings  Street; 
thence  at  right  angles  northerly  along  a  lino  parallel 
with  and  perpendicularly  distant  364  feet  easterly  from 
the  westerly  line  of  Jennings  Street;  a  distance  of  180 
feet  to  the  northerly  line  of  Thomas  Avenue;  thence  at 
right  angles  easterly  along  said  line  of  Thomas  Avenue  to 
the  easterly  line  of  Hawes  Street  and  the  point  of 
beginning; 
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Including  all  of  Blocks  4807,  4311,  4B12, 
4828,  4331,  4832,  4846,  4847,  4850,  4^51,  4S78,  and 
4879,  and  Lots  1,  6,  7,  7A,  8,  8A,  and  14  in  Block  4SO8, 
as  shown  on  the  Assessor's  Map  of  the  City  and  County 
of  San  Francisco  and  recorded  in  the  Recorder's  Office 
of  the  City  .and  County  of  San  Francisco. 


The  foregoing  description  includes  Lot  1,  Block 
4851  and  Lot  1,  Block  4878  which  were  excluded  from  the  provi- 
sions of  the  Tentative  Plan. 


SECTION  EIGHT    -  AMENDMENT 


This  Redevelopment  Plan  may  be  amended  in  any  manner 
as  is  now  or  hereafter  may  be  permitted  by  law. 
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